Toplayer Service Delivery Budget Implementation Plan for 2012/13 


E 

Directorate [R] 

GFS Classification 

National Outcome [R| 

National KPA [R] PREDETERMINED OBJECTIVE 

STRATEGIC Objective [Rj 

Municipal KPA [R] 

KPI [R) 

Unit of Measurement 

Provincial Strategic 
Outcomes 

Ward 

Area [Rj 

Program Driver [R] 

Baseline 

POr 1 

<PI Calculation 

Tvpe [Rj 

KPI Target 
Type (Rl 

Annual 1 
Target 1 

1 “ 

Q2 

Q3 

Q4 






r^^c^o^t^ifandLasorable 



Completed by end September 2012 

d. 

„ 

■ 





Percentage 

... 










^^^acco^ t^ifand measnrabte 

n- 


Npmber of Inidatives 

■r. 

.. 

■ 





Number 

> 


> 



■ 

M.nidp.lMan.Eer 







implen.er.ted up to post level T12 


„ 

■ 

Municipal Manager 


Approved plans on System 

carryover 

Percentage 

... 




... 

• 





p=' 

n- 




.. 

■ 


- 



Number 

• 

■ 

> 

■ 


> 





r~-:o:!t^;f;ndLLrable 





.. 

■ 





Percentage 

... 





‘ 





Sr::— ildL-i. 

n- 

..>d„.d..d„..d„...d.„ 



.. 

■ 





Percentage 

. 





■ 



^'’'^n7lmpr^(!l!rrqull!tj'rf"'* 


SSrEHrz' 

Basic services 

10G0m2 and 60 days for buildings larger than 1000m2 after all 

"„""d 


.. 

■ 



“d",‘-n"»- 

s,..d-«... 

Percentage 

... 


... 


... 

■ 


d„.i.pL., 



^i^^^^CTndsafeclmdntot'^'lgh 

Basic services 




.. 

■ 




s,..d-«... 

Percentage 

» 

.. 


» 


■ 




Baric Service Delivery p™3L“«lXVnd“a well- 


Basic services 

St“dZ:r3“' 



„ 

■ 


b—d,™.. 

Councd^minutjsdunng 



... 




... 

10 




e:"" 


Basic services 

framework 

Certification received 


All 



New KPI 




100 




100 

■> 


development 

infraelmcture networli 


InfrastructorB that secures growth in a 

Basic services 

December 2012 

Numbered erven serviced 


> 






Number 

.. 


.. 





development 

infraelmcture network 


infi«trurtarB that secures growth in a 

Basic services 

U„d. ,i.Wi».dd,..d,...Z». 

.d 

“""r" 

- 

= 





Percentage 

... 




... 








Hessequa municipal area by end June 2013 



.. 

■ 





Percentage 

... 




... 


— 



Basic Service Detivery Implementatlrm rf^anagen^ent Plans 



d„, S..d,, d S..,.. »„ b, ..d ,u.. 

Number erfforums established 


.. 

■ 



meetings 


Number 






■> 

Planning a Envlrcnmenl 

Eovironment.1 protection 

Tnllretri'g.Z' 


Ocnkipmenlal tnterwntJonsthatwnuM 

stimulate economic growth, to the benefrt of 

Economic development 

environmental services 

Numbered opportunities created 


„ 

■ 

“"EnWonmern'^ 

. 

.,WP..„...b-.d 


Number 

.. 

.. 


.. 

.. 




Pm»aipn and enhancement of 


!^co"on^dTe“nof 









Council minutes during 















June 2013 


optimising resource-use efficiency 



Environment 


d“.d'”,.“' 













ApfWr»dlec»l»utfiorttywlthafR<cT 

opportunities for all residents In a 

institubonaltransformabon 

...... 




■ 





Percentage 


“ 



>= 





"'™n' 




2013 






programme 








.. 


“i". 



A prepered local euttiofitr wRh a flt for 

opportunities for all residents in a 

institutional transformadon 

,™„.„.,„d„„,d,i,.b.™.id,.,b.d.»,. 

development by June 2013 


.. 

■ 



zzzzr.r' 

mo... 

Percentage 

> 




> 



“i". 



A prepered local auAofItr with a fit for 

opportunities for all residents in a 

institutional transformadon 

Review the Workplace Skiils Plan by end June 2013 

K Reviewed 


.. 

■ 




mo... 

Percentage 

.. 







“i". 



A preperad local auAorfty with a fh for 

opportunities for all residents In a 
tmtiqsaran^ accountable and measurable 

institutional transformadon 





■ 




mo... 

Percentage 

.. 







corporate .e^ite. 



A prepered local authority wKh a fh 

opportunities for all residents in a 

institutional transformation 

development 

peraonnel idendfled for training t%) 


.. 

■ 



"z:— Z"' 

mo... 

Percentage 

.. 

.. 

.. 

.. 


- 


“i". 


instltntional Development departments Implemented 

A pcepeced local authority »flth a fit <cr 

opportunities for all residents in a 
tmtiqsaran^ accountable and measurable 

institutional transformadon 

personnel by December 2012 



.. 

■ 




mo... 

Percentage 

.. 


.. 
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Directorate [R] 

GFS Classification 

National Outcome [R| 

National KPA [R] PREDETERMINED OBJECTIVE 

STRATEGIC Objective [Rj 

Municipal KPA [R] 

KPI [R) 

Unit of Measurement 

Provincial Strategic 
Outcomes 

Ward 

Area [Rj 

Program Driver [R] 

Baseline 

POP 1 

(PI Calculation 

Tvpe [Rj 

KPI Target 
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Annual 1 
Target 1 

1 “ 

Q2 

Q3 

Q4 



corporate senrires 



A prepersd local Buthorfty iivRh a fit for 


by December 2012 



„ 

■ 


...... 



Percentage 

... 


... 



- 


corporate senrires 



"^ITacco^t^ifand measurable 



.d 


.. 


...... 

...... 



Percentage 

... 





„ 


corporate senrires 

"''\^ve"l‘‘e^^I‘r!,’’"' 


A pra^rod local Buthorfty wRh a fit for 


Develop a Public Participabon Plan by December 2012 

.d 

p. 

.. 

■ 


...... 



Percentage 

... 


... 





corporate servires 



"mlTacco^t^ifandLasurable 



Number of news letters distributed 

p. 

.. 

■ 



„»,.„d.„...d 


Number 

• 

■ 

> 

■ 




corporate servires 


Sood Sc^nance and Public Conffirue^honest 8 objective 

"^ITacco^t^ifandLasurable 


r“z;zz::z:;r:r— “ 


p. 

.. 

■ 



‘i“dZ;s‘ 


Percentage 

... 



.» 



serves. 


"'^^^vemme^^Iter!,’'"' 



Finandal Viability 

Augun2012 

Statements submitted 


.. 

■ 



receipt of the Office of Ore 


Percentage 

... 


... 










o„a„ . ,™ ,™ B...„ Pt.. b,,.. ..d 

""d.-.,",.' 



■ 



""“"thiThl”''"'’'® 

capo... 

Percentage 

.. 




... 

=■ 





rrzXnZTrt'”’" 


by the end of March 2013 



.. 

■ 


■ 


“"I". 

..a... 

■ 



■ 




Bodpet and treasury office 



rrzXnZv,;"'"'" 

Finandal Viability 



Reducing poverty 

.. 

■ 

Managed Finandal Services 



S,..d-«... 

Number 





.... 

=• 


Budpet and treasury office 





Hrdd indigent awareness campaigns 

Number of Jamboree's held 

Reducing poverty 

.. 

■ 

Managed Finandal sendees 

- 

*PP'""d,;Z"™‘"d 


Number 

• 

■ 

> 

■ 








Finandal viability 

»i„ p.,™., p........... ., i„. ....h 



.. 

■ 


« 

Annual financial statements 


Percentage 

.. 

.. 


.. 


- 





rrzx“T,""“ 


Complete the General Valuation Roll by 30 June 2014 for 

^Completed 


.. 

■ 



....a, 

capo.. 

Percentage 

.. 




.. 

„ 

Financial SErvlTBS 


"''\^ve"me^^l'r!,’‘"' 

f'n-tial clean audit 

rrzx“T,“"’" 

Finandal Viability 

“““■PP“'’“"P"n"“" 



.. 

■ 


...... 

“■..d 

...ad.... 

Number 


> 


■ 



Financial SErv^E. 





Finandal Viability 



p. 

.. 





CaOp, 

Percentage 

... 


... 



.. 


Public safety 


"SXtrz— 

^i^^^^^n^safe'clmuntotffi'rouBh 

Basic services 

contlngen„ plans and submit to council by end April 2013 



.. 

■ 

“■■“"Ci”""' 




......... 

... 




... 

.. 


Public safety 




Basic services 

“E“==~' 

.d 


.. 

■ 


...... 



Percentage 

... 


... 



. 


Public safety 

protected and feel safe 


^i^^^^^ndsafe'clmuntosffi'rouEh 

Basic services 

September 2012 



„ 

■ 


...... 



Percentage 

... 







Public safety 



^i^^^^^ndsafficlmunto'Tsffi'lEh 

Basic services 


Number of Initiatives 


.. 

■ 


= 

photos, operational plans 


Number 

> 

> 


■ 




Public safety 



«js::t::^t'Tnrg:^turn' 

Basic services 

Execute the N2 traffic safety project 

Number of initiatives 


„ 

■ 

“■■“"Ci”""' 

■ 

photos, opeL'i^nal plans 

...a.,,.. 

Number 



> 



.. 


Public safety 



^p^tr^I^tJnTnrg^^turn' 

Basic services 

simulatan etc) 

Number of initiatives 


.. 

■ 


■ 

photos, operational plans 

...a.,,.. 

Number 

■ 







Public safety 

protected and fee! safe 


^i^^^^^ndsafficlmuntotffi'rough 

Basic services 


month 


.. 

■ 

“■■“"Ci”""' 

« 

phr!:"”pi:ns 

...a.,,.. 

Number 

.. 

.. 

pd 

.. 

.. 



Public safety 

All people In south Africa 


^i^^^^ndsaffi'clmunfeffilgh 

Basic services 

management 

Number of Initiatives 


.. 

■ 


- 

phr!:"”pi:ns 

...a.,.». 

Number 

• 

■ 

> 

■ 


. 

l...,™p.„.. 

corporate services 



"r^lTacco^ t^ifand Lasurable 


Revise identified by-laws by 30 June 2013 


pd. 

.. 

■ 

“■■“"Ci”""' 

■ 


...a.,.». 

Number 


> 

> 

■ 



& Resorts 


irffiasI'!^^reLro^ 

T,— 

InffastructurB that secures growth in a 

Basic services 


Reviewed by the end of September 2012 


.. 

■ 

'“’""'"‘rIsoI’’"''”'"' 

....IP, 



Percentage 







& Resorts 

Road transport 

Inclusive e^commlc growth 

Local Economic Development Trusted services - Stormwater 

iTommunider'' 

Etonomic development 

Create FTE's EPWP projects 

Number of FTE's created 


.. 

■ 

'“’""'"‘rIsoI’’"''”'"' 

. 

Monthly EPWP report 

•...a.,.,.. 

..ad. 





.. 

. 

& Resorts 




Infrastructure that secures growth in a 

Basic services 

d,.„,.».™.pip.,„.d, ...... ..„pi..,b.d„...... 

capital projects 


.. 

■ 


... 

~::::rr,zz 

capo... 

Percentage 
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Directorate [R] 

GFS Classification 

National Outcome [R| 

National KPAIR] PREDETERMINED OBJECTIVE 

STRATEGIC Objective [Rj 

Municipal KPA [R] 

KPI [R) 

Unit of Measurement 

Provincial Strategic 
Outcomes 

Ward 

Area [Rj 

Program Driver [R] 

Baseline 

POr 1 

<PI Calculation 
Type [Rj 

KPI Target 
Type (Rj 

Annual 

Target 

1 “ 

Q2 

03 

Q4 


& Resorts 


infreslructure network 

Basic Service Delrvery Trusted services - Storrowater 

services and assets, as we develop 
Infrastructore that secures growth in a 
slMMIt manner. 

Basic services 

maintenance plan 



.. 


'“‘""'"'rIsoE"''”'"' 

...... 

“°T““ 



... 

... 

... 

.... 

... 

« 

& Resorts 


infrislructure network 

Basic service Delrvery Trusted services - Storrowater 

services and assets, as we develop 
Infrastructare that secures growth in a 

Basic services 




... 

■ 

'“'""'"‘rIsoI’’"''”'"' 

... 




.. 



... 

... 


& Resorts 


infrastructure network 

Basic service Delrvery Trusted services - Storrowater 

services and assets, as we develop 
infrastructore that secures growth in a 
susttMlIt manner. 

Basic services 




.. 

■ 

'“'""'"‘rIsoE"''”'"' 

• 

“"“““meeting'"’'''’"' 


Percentage 

... 




... 


& Resorts 


infrastructure network 

Basic service Delrvery Trusted services - Storrowater 

services and assets, as we develop 
infrastructore that secures growth in a 

Basic services 

Provide Public Transport facilities by the end of March 




... 

■ 

'“'""'"‘rIsoE"''”'"' 

■ 










& Resorts 


infrastructure network 

Basic service Delivery Trusted services - Storrowater 

services and assets, as we develop 
infrastructore that secures growth in a 

Basic services 




„ 

■ 

'“‘""'"'rIsoE"''”'"' 




Percentage 

... 




... 

- 

& Resorts 


irfras“™tLe™^ 

Basic service Delivery Trusted services - Storrowater 

services and assets, as we develop 
infrastructore that secures growth in a 

Basic services 

schedule 



... 

■ 

'“'""'"‘rIsoI’’"''”'"' 




Percentage 

... 

.. 

... 

.. 

... 

s. 

& Resorts 


in^^tle™^ 

Basic service Delivery Trusted services - Storrowater 

services and assets, as we develop 
infrastructore that secures growth in a 
suetlMtlt manner. 

Basic services 


Report submitted by the end of 

September 


.. 

■ 

'“'""""rIsoE"''”'"' 




Percentage 

... 

.. 




” 

s":™: 


infrastructure network 

BasIcServIce Delivery Impleruenled Sustainable EneiEV Plan 

services and assets, as we develop 
infrastructure that secures growth in a 

Basic services 

August 

August 


... 


Sanitation A Electro- 

■ 




> 

■ 




s. 

MTchlnicelS^res 


infrastructure network 

BasIcServIce Delivery Impleruenled Sustainable Enerey Plan 

services and assets, as we develop 
infrastructure that secures growth in a 

Basic services 


"S'”'""' 


.. 



... 



Percentage 

... 

.. 


.. 

... 

s. 



infrastructure network 

BasIcServIce Delivery Impleruenled Sustainable EneiEV Plan 

services and assets, as we develop 
infrastructore that secures growth in a 

Basic services 

1 

1 

1 



.. 

■ 





Percentage 

... 




>■ 

« 



infrastructure network 

BasIcServIce Delivery Implenrenled Sustainable Enersy Plan 

services and assets, as we develop 
infrastructure that secures growth in a 

Basic services 

budget spent 




■ 


... 



Percentage 

... 

.. 

, 


... 


MTchlnicel Sere's 


infrastructure network 

BasIcServIce Delivery Impleruenled Sustainable Enerey Plan 

services and assets, as we develop 
infrastructure that secures growth in a 

Basic services 

developments 



... 




meetings 



... 




... 


MTchlnicelS^res 


infrastructure network 

BasIcServIce Delivery Impleruenled Sustainable Enersy Plan 

services and assets, as we develop 
infrastructure that secures growth in a 
susOMIt manner. 

Basic services 


Number of households 














„ 

M"rnicelS^res 


infrastructure network 


services and assets, as we develop 
infrastructure that secures growth in a 

Basic services 

eSKOM 

Number of the MOU's completed 


... 

■ 


■ 

Completed MOU's and 



> 






MTchlnicel Sere's 


infrastructure network 


services and assets, as we develop 
infrastructure that secures growth in a 

Basic services 

budget spent 

cepRal projects 


.. 

■ 


... 



Percentage 

... 

.. 


.. 

... 




infrastructure network 

BasIcServIce Delivery Definite/Secure Service Delivery 

services and assets, as we develop 
infrastructure that secures growth in a 

Basic services 


Number of households 


... 

■ 


.... 




.... 

.... 

.... 


.... 

« 

MTchlnicelS^res 


infrastructure network 

BasIcServIce Delivery Definite/Secure Service Delivery 

services and assets, as we develop 
infrastructure that secures growth in a 
susMwidt manner. 

Basic services 


removal spent 


.. 

■ 


... 



Percentage 

... 

.. 

, 


... 




infrastructure network 

BasIcServIce Delivery Definite/Secure Service Delivery 

services and assets, as we develop 
infrastructure that secures growth in a 

Basic services 


Completed by the end March 2G13 


... 

■ 



development plan 


Percentage 

... 





.. 



infrastructure network 

BasIcServIce Delivery Definite/Secure Service Delivery 

services and assets, as we develop 
infrastructure that secures growth in a 
sustiMIt manner. 

Basic services 


Completed by the end March 2013 



■ 



development plan 


Percentage 

... 





. 

MTchlnicelS^res 


infrastructure network 

BasIcServIce Delivery Definite/Secure Service Delivery 

services and assets, as we develop 
infrastructure that secures growth in a 

Basic services 


Number of formal households that have at 


... 

■ 


.... 




.... 

..... 

..... 

..... 

..... 

» 



infrastructure network 


services and assets, as we develop 
infrastructure that secures growth in a 
susMwM manner. 

Basic services 

budget spent 



... 

■ 


... 

ZZZZIZT. 


Percentage 

... 

.. 

„ 


... 

» 

M"rnicelS^res 




services and assets, as we develop 
infrastructure that secures growth in a 

Basic services 

quality level as per SANS 242 

discharge 


... 

■ 


... 

Monthly DWA report 


Percentage 






» 

MTchlnicel Sere's 

..... 

infrastructure network 


services and assets, as we develop 
infrastructure that secures growth in a 

Basic services 


»Of water unaccounted for 


.. 

■ 


... 



Percentage 





.. 

- 


..... 

infrastructure network 


services and assets, as we develop 
infrastructure that secures growth in a 

Basic services 




... 

■ 


... 



Percentage 

... 

.. 


.. 

... 
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Directorate [R] 

GFS Classification 

National Outcome [R| 

National KPA [R] 

PREDETERMINED OBJECTIVE 

STRATEGIC Objective [Rj 

Municipal KPA [R] 

KPI [R) 

Unit of Measurement 

Provincial Strategic 
Outcomes 

Ward 

Area [Rj 

Program Driver [R] 

Baseline 

POr 1 

<PI Calculation 
Type [Rj 

KPI Target 
Type (Rl 

Annual 1 
Target 1 

1 “ 

Q2 

Q3 

Q4 



..... 

iilfra5lructura natwprl; 

BatkSa.kaOallva.y 


infraaructure that sacuras growth in a 

Bask services 




„ 

■ 

MKhl“ice*^^s 


meetings 


..„d. 

» 




... 

» 

MTchank.! Sere's 

..... 

iilfra5lructura netwprl; 

BaskSa^kaUalrvary 


Infrartructur* that sacuras growth in a 

Bask services 


Number of households 


... 

■ 

MKhl“ice*^^s 




..„d. 


..... 


..... 

..... 


Macrankai Sere's 

..... 

iilfra5lmcture natwprl; 

BatkSa.kaOaliva.y 


infrastructure that sacuras growth in a 

Bask services 


SS"”""'"”"*'— "d”' 


- 

„...d 

MKhl“ice*^^s 

New KPI 



Percentage 





... 


Macrankai Sere’s 

..... 

infra5lructura netwprl; 

BaskSa^kaUalrvary 


infrastructure that sacuras growth in a 

Bask services 


Plan revised by the end of April 2013 

“""r" 

... 

■ 

MKhanice*^^s 

• 



..„d. 

> 






Machrrlkal Sere's 

..... 

infra5lructure natwprl; 



infrastructure that sacuras growth in a 

Bask services 

budget spent 

.0, ........... b.d„. 

“""r" 

„ 

■ 

Mechanical Services 




Percentage 


.. 

, 


... 


Macrankais^res 

..... 


BaskSa^kaDalrvary 


infrastructure that sacuras growth in a 

Bask services 

SANS 242 criteria 

K Water quality level 


.. 

■ 

MKhl“ica*^^s 


Monthly DWA report 


Percentage 





.. 


Macrankal Sara’s 

..... 


BaskSa^kaDalrvary 


infrastructure that sacuras growth in a 

Bask services 


Inibalivas Ip terms of the plan 


„ 

■ 

MKhl“ica*^^s 


“"P‘“ 


..„d. 

• 

■ 

> 

■ 

> 

.. 

Macrankai Sara's 

..... 


BaskSa^kaDalrvary 


infrastructure that sacuras growth in a 

Bask services 

..d„...d..„„..„,,«,„.d ...... 

Developed by the end of June 2013 

“""r" 

... 

■ 

MKhanica*^^s 




..„d. 

> 




> 


Machrrlkais^ras 

..... 


BaskSa^kaDalrvary 


infrastructure that sacuras growth in a 

Bask services 

................. .....p.,..,.....d.,...«, 

ReviBWed by the end of June 2013 


„ 

■ 

MKhl“ica*^^s 

New KPI 

"p°s:.'."“'" 


..„d. 

> 




> 

.. 

Machankai Sara’s 

..... 

'".™““.d°' 

BaskSa^kaDalrvary 


infrastructure that sacuras growth in a 

Bask services 

Gourttsmond bv the and of Saptemhar 2012 

Submit by the and of September 2012 


■ 

— 

MKhanica*^^s 




..„d. 

> 

■ 




„ 

Macrankai Sara’s 



BaskSa^kaDalrvary 


infrastructure that sacuras growth in a 

Bask services 


Plan developed by the and of April 2013 



■ 

Mechanical Services 




..„d. 

> 




> 


Macrankai Sara’s 



BaskSa^kaDalrvary 

“I-.'’ 

infrastructure that sacuras growth in a 

Bask services 


August 2012 

“""r" 

... 

■ 

MKhanica*^^s 

■ 

™”.-d 


..„d. 

> 

■ 




.. 

Machrrlkai Sara's 

....... 


BaskSa^kaDalrvary 


infrastructure that sacuras growth in a 

Bask services 

University (SUN) by the end of December 2012 

Finalised by the and of Dacamber 2012 

“""r" 

„ 

■ 

MKhl“ica*^^s 


“”7.7"" 


..„d. 

> 


> 




Machlnkai Sara’s 


'".™““.d°' 

BaskSa^kaDalrvary 


mfrastructure that sacuras growth in a 

Bask services 



“""r" 

... 

■ 

MKhl“ica*^^s 



........... 

..„d. 

> 


> 



.. 

MTch'ankais^ra'. 

....... 


BaskSa^kaDalrvary 


mfrastructura that sacuras growth in a 

Bask services 

Develop the Solar farm at N2; askW to SOCBtW bythe end of 

Completed by the end of June 2012 

'“"r" 

■ 

Biversdal 

MKhl“ica*^^s 

New KPI 



Percentage 





... 

.. 

Oa.alop,.antaH...in, 



BaskSa^kaDalrvary 

S"", 

.“7:“ 


..d .......... 

Finalised by the and of December 2012 


» 

.. 

’so^me^kprent"'’ 

Developed in 11/12 

"'Mlnute^nhrcouncif 


..„d. 

> 


> 




"“i"> 

™..„, 

“"“IZd""”"” 

BaskSa^kaDalrvary 

S"", 

2^t::t::pEnTrg:^Eurn' 



Developed by the end of June 2013 



.. 





..„d. 

> 







Hop.nB 


BaskSa^kaDalrvary 

S"", 

SESSSSr 



Number oflow cost houses astabhshad 


- 

„...d 


... 



..„d. 

... 




... 

„ 

[>a.alopp,antaHp..inB 



BaskSa^kaDalrvary 

S"", 




faI^^dwthi;!od'uTe'p7anr' 



.. 


d.",.7".™! 

...d_.,.. 


..„d. 

• 




■ 


□evelopmeniaHoUBlnB 



BaskSa^kaDalrvary 

"“‘1'"."*."“". 

rEtidants. 


Oeceinbar 2012 

Reviewed by the end of December 2012 


... 

.. 


Developed in 2009 



..„d. 

> 


> 




□evBlopmeniaHDUMne 

.......... ..... 


BaskSa^kaDalrvary 

™., ...I,..™.. 
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Toplayer Service Delivery Budget Implementation Plan for 2012/13 
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Capital projects for the 2012/13 financial year 


Sub-Directorate [R] 

GFS Classification (R] 


Project name [R] 

Fundtng Planned Start 

source |R| Date|R] 

w.,d|Rl a™ir| 

Completion Date 





November20l2 

December 2012 January 2013 

February 2013 March 2013 

April 2013 

May 2013 June 2013 

Total 

2012/2013 2013/2014 2014/2015 

1 Financial Services 

Manager Financial 

Budget & Treasury 
Office 

18.2,2 

1S10025103050 

15 X Hand helds (meter reading Instruments! El Equipment 

CRR 

2012/08/01 

2012/08/31 H/Q 

H/Q 



325000 











325000.00 

325000 

220000 



2 Financial Services 

Manager Financial 

Budget & Treasury 
Office 

INV1277 

1S10055100001 

1 X Kantoorstoel • HFD 

CRR 

2012/10/01 

2012/10/31 2 

A/B 




1500 









1500.00 

1500 




3 Financial Services 

Manager Financial 

Budget & Treasury 
Office 

INV1289 

1S10025100001 

1 X Optelmasjlene - Beg • HFD 

CRR 

2013/03/01 

2013/03/31 H/Q 

R/D 









1500 




1500.00 

1500 

1600 

1600 


4 Financial Services 

Manager Financial 

Budget & Treasury 
Office 

INV1290 

1S10025100001 

1 X Highback Chair - Sal • HFD 

CRR 

2012/10/01 

2012/10/31 H/Q 

R/D 




960 









960.00 

960 




5 Financial Services 

Manager Financial 

Budget & Treasury 
Office 

INV1291 

1S10025100001 

1 X 90gr Link Senator 900 - Sal • HFD 

CRR 

2012/09/01 

2012/09/30 H/Q 

R/D 



650 










650.00 

650 




6 Financial Services 

Manager Financial 

Budget & Treasury 
Office 

INV1292 

1S10025100002 

IX Leer -Sal -HFD 

CRR 

2012/10/01 

2012/10/31 H/Q 

R/D 




400 









400.00 

400 




7 Financial Services 

Manager Financial 

Budget & Treasury 
Office 

INV1293 

1S10025100001 

1 X Heavy Duty Stapler - Sal - HFD 

CRR 

2012/09/01 

2012/09/30 H/Q 

R/D 



560 










560.00 

560 




8 Financial Services 

Manager Financial 

Budget & Treasury 
Office 

INV1294 

1S10025100001 

1 X Optelmasjlene - Ink - HFD 

CRR 

2013/01/01 

2013/01/31 H/Q 

R/D 







1500 






1500.00 

1500 

1600 

1600 


9 Financial Services 

Manager Financial 

Budget & Treasury 
Office 

INV1295 

1S10025100001 

1 X Llaseerkablnet - Ink - HFD 

CRR 

2012/10/01 

2012/10/31 H/Q 

R/D 




1700 









1700.00 

1700 




Corporate Services, 
HR SIT 

Human Resources 

Corporate Services 

INV1323 

1S40105100003 

Toe rusting 

CRR 

2012/10/01 

2013/04/30 H/Q 

H/Q 




5000 



5000 




5000 


15000.00 

15000 

15000 

15000 


Corporate Services, 
HR SIT 

Information 

Technology 

Corporate Services 

18,1.1 

1S50105103055 

Wireless Equipment 

CRR 

2012/10/01 

2012/10/31 H/Q 

H/Q 




40000 









40000.00 

40000 




Corporate Services, 
“ HR S IT 

Information 

Technology 

Corporate Services 

18.1.2 

1SS0105103060 

Extention of ICT Systems 

CRR 

2012/10/01 

2012/12/31 H/Q 

H/Q 




70000 


30000 







100000.00 

100000 




Corporate Services, 
“ HR S IT 

Information 

Technology 

Corporate Services 

18,1.4 

1550105103065 

Account Printers 

CRR 

2012/11/01 

2012/11/30 H/Q 

R/D 





60000 








60000.00 

60000 


30000 


Corporate Services, 
HR SIT 

Information 

Technology 

Corporate Services 

INV1342 

1550105100001 

2 X Projektors Et Screens-Komiteekamer El Glaskas 

CRR 

2012/10/01 

2012/10/31 H/Q 

R/D 




8000 









8000.00 

8000 


8000 


Corporate Services, 
HR S IT 

Information 

Technology 

Corporate Services 

INV1343 

1550105100001 

1 X Projektor El Screen - GOP 

CRR 

2012/10/01 

2012/10/31 H/Q 

R/D 




8000 









8000.00 

8000 




Corporate Services, 
HR SIT 

Information 

Technology 

Corporate Services 

INV1344 

1550105100001 

1 X Laptop - GOP 

CRR 

2012/10/01 

2012/10/31 H/Q 

R/D 




8000 









8000.00 

8000 




Corporate Services, 
HR SIT 

Information 

Technology 

Corporate Services 

INV1345 

1550105100001 

1 X Projektor El Screen • Toerisme 

CRR 

2012/10/01 

2012/10/31 H/Q 

R/D 




8000 









8000.00 

8000 




Corporate Services, 
HR SIT 

Information 

Technology 

Corporate Services 

INV1346 

1550105100001 

2 X LCD Screen • Beg • HFD 

CRR 

2012/09/01 

2012/09/30 H/Q 

R/D 



2600 










2600.00 

2600 




Corporate Services, 
HR SIT 

Information 

Technology 

Corporate Services 

INV1347 

1550105100001 

2 X Desktops St Drukker • Salarisse 

CRR 

2012/10/01 

2012/10/31 H/Q 

R/D 




8000 









8000.00 

8000 

8000 



Corporate Services, 
HR SIT 

Information 

Technology 

Corporate Services 

INV1348 

1550105100001 

2 X Desktops • SCM 

CRR 

2012/11/01 

2012/11/30 H/Q 

R/D 





16000 








16000.00 

16000 




Corporate Services, 
HR SIT 

Information 

Technology 

Corporate Services 

INV1349 

1550105100001 

1 X laser Drukker - Ink - HFD 

CRR 

2012/09/01 

2012/09/30 H/Q 

R/D 



2500 










2500.00 

2500 




Corporate Services, 
HR S IT 

Information 

Technology 

Corporate Services 

INV1350 

1550105100001 

SXLaserDrukkers-Ink- HFD 

CRR 

2012/10/01 

2012/10/31 H/Q 

R/D 




6000 









6000.00 

6000 

6000 

3000 


Corporate Services, 
“ HR S IT 

Information 

Technology 

Corporate Services 

INV1351 

1550105100001 

4 X Kragverkoperekenaars Ei Drukkers - Ink - HFD 

CRR 

2012/11/01 

2012/11/30 H/Q 

R/D 





20000 








20000.00 

20000 

20000 



Corporate Services, 
HR SIT 

Information 

Technology 

Corporate Services 

INV1352 

1550105100001 

2 XToken Readers (prepaid water) - Ink- HFD 

CRR 

2012/10/01 

2012/10/31 H/Q 

R/D 




3000 









3000.00 

3000 




Corporate Services, 
“ HR S IT 

Information 

Technology 

Corporate Services 

INV1353 

1550105100001 

2 X Kwitansie Drukkers - Ink - HFD 

CRR 

2012/10/01 

2012/10/31 H/Q 

R/D 




4000 









4000.00 

4000 




Corporate Services, 
HR SIT 

Information 

Technology 

Corporate Services 

INV1354 

1550105100001 

4 X Xragstrokle Drukker(koopkragj - Ink -m HFD 

CRR 

2012/11/01 

2012/11/30 H/Q 

R/D 





4600 








4600.00 

4600 




Corporate Services, 
HR SIT 

Information 

Technology 

Corporate Services 

INV1355 

1550105100001 

1 X Desktop - GI5 - Beplan 

CRR 

2012/11/01 

2012/11/30 H/Q 

R/D 





8000 








8000.00 

8000 




Corporate Services, 
HR SIT 

Information 

Technology 

Corporate Services 

INV1356 

1550105100001 

3 X Desktops • Admin Arglef 

CRR 

2012/11/01 

2012/11/30 H/Q 

R/D 





8000 








8000.00 

8000 

8000 

8000 


Corporate Services, 
HR S IT 

Information 

Technology 

Corporate Services 

INV1357 

1550105100001 

2 X Desktops • Admin Klientedlens 

CRR 

2012/11/01 

2012/11/30 H/Q 

R/D 





16000 








16000.00 

16000 




Corporate Services, 
HR SIT 

Information 

Technology 

Corporate Services 

INV1358 

1550105100001 

1 X laser Drukker - Admin Arglef 

CRR 

2012/09/01 

2012/09/30 H/Q 

R/D 



2500 










2500.00 

2500 




Corporate Services, 
HR SIT 

Information 

Technology 

Corporate Services 

INV1359 

1550105100001 

1 X Laptop - Elek 

CRR 

2012/11/01 

2012/11/30 H/Q 

R/D 





8000 








8000.00 

8000 




Corporate Services, 
HR S IT 

Information 

Technology 

Corporate Services 

INV1360 

1550105100001 

1 X Scanner met Feeder - Tegnies 

CRR 

2012/10/01 

2012/10/31 H/Q 

R/D 




9000 









9000.00 

9000 




Corporate Services, 
” HR S IT 

Information 

Technology 

Corporate Services 

INV1361 

1550105100001 

4 X MF Printers • Kampe 

CRR 

2012/10/01 

2012/10/31 H/Q 

H/Q 




20000 









20000.00 

20000 




Corporate Services, 
HR SIT 

Information 

Technology 

Corporate Services 

INV1362 

1550105100001 

2 X A3 Kleur laser drukker • Replanning 

CRR 

2012/10/01 

2012/10/31 H/Q 

R/D 




8000 









8000.00 

8000 

8000 



Corporate Services, 
HR S IT 

Information 

Technology 

Corporate Services 

INV1363 

1550105100001 

4X Rekenaars - ICT 

CRR 

2012/11/01 

2012/10/31 H/Q 

R/D 





16000 








16000.00 

16000 

16000 



Corporate Services, 
HR SIT 

Information 

Technology 

Corporate Services 

INV1364 

1550105100001 

4X LCD Screens - ICT 

CRR 

2012/10/01 

2012/10/31 H/Q 

R/D 



2600 










2600.00 

2600 

2600 

2600 


Corporate Services, 
HR SIT 

Information 

Technology 

Corporate Services 

INV1365 

1550105100001 

1 X Drukker • Riool 

CRR 

2012/10/01 

2012/10/31 6 

R/D 



2500 










2500.00 

2500 




Streets, Stormwater, 

Parks S Resorts 

Streets, Stormwater, 
Parks S Resorts 

Land & Buildings 

Land & Buildings 

Corporate Services 

Corporate Services 

1.2 

1.3 

1580035103070 

1580035102006 

Service of Belman Street Erven - MHFT 

MHFT Service 7 Business Erven 

CRR 

CRR 

2012/11/01 

2012/08/01 

2012/12/31 1 

2012/09/30 1 

S/B 

S/B 


175000 

175000 


350000 

350000 







700000.00 

350000.00 

700000 

350000 




Streets, Stormwater, 
40 

Parks S Resorts 

Land & Buildings 

Corporate Services 

7.1.1 

1580146102875 

Upgrading of Slipways 

CRR 

2012/08/01 

2013/06/30 4 

W/5 


100000 





100000 





50000 

250000.00 

250000 




Streets, Stormwater, 

Parks S Resorts 

Land & Buildings 

Corporate Services 

7.1.3 

1580026102702 

Fencing of airfield - Riversdal 

CRR 

2012/10/01 

2013/01/31 6,7,8 

R/D 




50000 



50000 






100000.00 

100000 

200000 

200000 


Streets, Stormwater, 

' Parks fi Resorts 

Land & Buildings 

Corporate Services 

7.1.4 

1580026102701 

Upgrading • Hiking Trails 

CRR 

2012/11/01 

2013/05/31 6,7,8 

R/D 





50000 






50000 


100000.00 

100000 

100000 



Streets, Stormwater, 
Parks El Resorts 

Land & Buildings 

Corporate Services 

9.1.2 

1580036102703 

Upgrading of various beach ablution facilities -Stilbaal ( Preekstoel) 

CRR 

2012/11/01 

2012/11/30 1 

S/B 





10000 








10000.00 

10000 




Streets, Stormwater, 
Parks El Resorts 

Land & Buildings 

Corporate Services 

9,2 

1580036102885 

Upgrading of Tidal Pool • Jongensfontein 

CRR 

2012/11/01 

2012/11/30 3 

J/F 





10000 








10000.00 

10000 
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Capital projects for the 2012/13 financial year 


Sub-Directorate [R] 

GFS Classification (R] 


Project name [R] 

Fundir.ij Planned Start Planned Ward IRl Area iRI 

source |RI Date[R] Completion Date 

Streets, Stormwater, 
Parks S Resorts 

Land & Buildings 

Corporate Services 

9.4 

1580066102890 

Upgrading of Tidal Pool • Gouritsmond 

CRR 

2012/11/01 

2012/11/30 1 

G/M 

Streets, Stormwater, 

Parks S Resorts 

Land & Buildings 

Corporate Services 

15.2.1 

1580026102895 

Lightning - Town Hall 

CRR 

2013/01/01 

2013/02/28 H/Q 

R/D 

Streets, Stormwater, 

Parks fi Resorts 

Land & Buildings 

Corporate Services 

15.3.2 

1580145103075 

Vehicle Store 

CRR 

2013/05/01 

2013/06/30 4 

W/S 

Streets, Stormwater, 
48 

Parks El Resorts 

Land & Buildings 

Corporate Services 

15.3.4 

1580065103080 

Vehicle Store 

CRR 

2013/05/01 

2013/06/30 1 

G/M 

Streets, Stormwater, 
Parks El Resorts 

Land & Buildings 

Corporate Services 

INV1257 

1580055100001 

1 X Vskas - Klipfontein 

CRR 

2012/09/01 

2012/09/30 2 

A/B 

Streets, Stormwater, 

Parks El Resorts 

Land & Buildings 

Corporate Services 

INV1269 

1580075100003 

Waalers - Gemeenskapsaal 

CRR 

2012/10/01 

2012/10/31 4 

S/R 

Streets, Stormwater, 

Parks El Resorts 

Land & Buildings 

Corporate Services 

INV1279 

1580045100001 

2 X Brandkiuise • HFD 

CRR 

2012/12/01 

2012/12/31 5 

H/B 

Streets, Stormwater, 
Parks El Resorts 

Land & Buildings 

Corporate Services 

INV1296 

1580075100001 

IXMikrogolf • HFD 

CRR 

2012/11/01 

2012/11/30 4 

S/R 

Streets, Stormwater, 
Parks El Resorts 

Land & Buildings 

Corporate Services 

INV1319 

1580025100003 

1 X Lugversorger • Motorregistrasies 

CRR 

2012/09/01 

2012/09/30 H/Q 

R/D 

Corporate Services, 
HR El IT 

Administration 

Corporate Services 

INV1276 

1585055100001 

2 X Kantoorstoele • Admin 

CRR 

2012/10/01 

2012/10/31 2 

A/B 

gg Corporate Services, 
HR El IT 

Administration 

Corporate Services 

INV1281 

1585025100001 

1X2 Deur kablnet • Admin 

CRR 

2012/09/01 

2012/09/28 H/Q 

R/D 

gg Corporate Services, 

Administration 

Corporate Services 

INV1282 

1585025100001 

3 X Kantoorstoele • Admin 

CRR 

2012/09/01 

2012/09/28 H/Q 

R/D 

Corporate Services, 
HR El IT 

Administration 

Corporate Services 

INV1283 

1585025100001 

1 X Verwarmer - Admin 

CRR 

2012/09/01 

2012/09/28 H/Q 

R/D 

gg Corporate Services, 
HR El IT 

Administration 

Corporate Services 

INV1284 

1585025100001 

1X4 way cluster oak melamine - Admin argief 

CRR 

2012/11/01 

2012/11/30 H/Q 

R/D 

gg Corporate Services, 
HR El IT 

Administration 

Manager Socio 

Corporate Services 

INV1285 

1585025100001 

1 X Stofsuler • Admin 

CRR 

2012/09/01 

2012/09/28 H/Q 

R/D 

60 Development Si 
Housing 

Economic 
Development Ei 
Housing 

Corporate Services 

17.1.1 

1590026102752 

Sedan motor - Community Service 

CRR 

2012/11/01 

2012/11/30 H/Q 

R/D 

Legal Services Ei 
Protection Services 

Manager Legal Services 
El Protection Services 

Corporate Services 

INV1286 

2000105100001 

1 X Llaseerkabinet - Regsdienste 

CRR 

2012/08/15 

2012/10/15 H/Q 

R/D 

Planning E. 
Development 

Manager Planning Ei 
Environment 

Planning and 
development 

INV1287 

2010105100001 

1 X Kantoorstoel • Beplan 

CRR 

2012/10/01 

2012/10/31 H/Q 

R/D 

gg Planning Sc 

Development 

Manager Planning Ei 
Environment 

Planning and 
development 

INV1288 

2010105100001 

2 X Besoekerstoele • Beplan 

CRR 

2012/10/01 

2012/10/31 H/Q 

R/D 

Socio Economic 

64 Development Sc 
Housing 

Libraries 

Communitv and social 

7.3.1 

3010055103085 

1 X Aircon - Albertinia - ProteaLibrary 

CRR 

2012/10/01 

2012/10/31 2 

A/B 

Socio Economic 

65 Development Sc 
Housing 

Lib,™ 

Community and social 

7.3.2 

3010145102276 

Enlargement of Duivenhoks Library 

CRR 

2012/09/01 

2012/12/31 4 

H/B 

Socio Economic 

66 Development Sc 
Housing 

Libraries 

Community and social 

7.3.3 

3010025103090 

1 X Aircon - Riversdal Library 

CRR 

2012/10/01 

2012/10/31 6,7,8 

R/D 

Socio Economic 

67 Development Sc 
Housing 

Libraries 

Community and social 

INV1297 

3010155100001 

2 X Kindertafels • Protea 

CRR 

2012/09/01 

2012/09/30 2 

A/B 

Socio Economic 

68 Development El 

Libraries 

Community and social 

INV1298 

3010155100001 

8 X Kinderstoele - Protea 

CRR 

2012/09/01 

2012/09/30 2 

A/B 

Socio Economic 

69 Development El 
Housing 

Libraries 

Community and social 

INV1299 

3010155100003 

3 X Softboards • Protea 

CRR 

2012/09/01 

2012/09/30 2 

A/B 

Socio Economic 

70 Development Ei 

Libraries 

Community and social 

INV1300 

3010045100003 

1 X Naambord - Heidel 

CRR 

2012/09/01 

2012/09/30 5 

H/B 

Socio Economic 

71 Development Ei 
Housing 

Libraries 

Community and social 

INV1301 

3010145100001 

1 X Faksmasjien - Duivenhoks 

CRR 

2012/09/01 

2012/09/30 4 

H/B 

Socio Economic 

72 Development El 

Libraries 

Community and social 

INV1302 

3010145100001 

2 X Boektrollles - Duivenhoks 

CRR 

2012/09/01 

2012/09/30 4 

H/B 

Socio Economic 

73 Development El 
Housing 

Libraries 

Community and social 

INV1303 

3010145100003 

Diefwering - Duivenhoks 

CRR 

2012/09/01 

2012/09/30 4 

H/B 

Socio Economic 

74 Development Ei 
Housing 

Libraries 

Community and social 

INV1304 

3010045100001 

1 X Llaseerkabinet - Vondeling Wheelie Wagon 

CRR 

2012/09/01 

2012/09/30 4 

H/B 

Socio Economic 

75 Development Ei 
Housing 

Libraries 

Community and social 

INV1305 

3010025100003 

1 X Kennisgewingbord 

CRR 

2012/09/01 

2012/09/30 6,7,8 

R/D 

Socio Economic 

76 Development El 
Housing 

Lib,™ 

Community and social 

INV1306 

3010025100003 

Naslaanrakke 

CRR 

2012/09/01 

2012/09/30 6,7,8 

R/D 

Socio Economic 

77 Development El 
Housing 

Libraries 

Community and social 

INV1307 

3010025100001 

1 X Rekenaar 

CRR 

2012/09/01 

2012/09/30 6,7,8 

R/D 

Socio Economic 

78 Development El 
Housing 

Libraries 

Community and social 

INV1308 

3010025100001 

1 X Drukker 

CRR 

2012/09/01 

2012/09/30 6,7,8 

R/D 


1600 

1300 


100000 100000 


100000 100000 


100000 100000 


2012/2013 2013/2014 2014/2015 


10000.00 10000 


120000.00 120000 


200000.00 200000 


200000.00 200000 


3000.00 3000 


20000.00 20000 


950.00 950 


2500.00 2500 


1600.00 1600 

1300.00 1300 

770.00 770 

23700.00 23700 


4000.00 4000 


200000.00 200000 


1600.00 1600 


1500.00 1500 


2500.00 2500 


50000.00 50000 


400000.00 400000 


44000.00 44000 


600.00 600 


400.00 400 


1300.00 1300 


2700.00 2700 


7100.00 7100 


14000.00 14000 


1600.00 1600 


6000.00 6000 


10000.00 10000 


1650.00 1650 
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Capital projects for the 2012/13 financial year 


Socio Economic 

79 Development & 
Housing 

Communitv and social 
Libraries services 

INV1309 

3010035100001 

1 X Boekrak • Stilbaal CRR 

2012/09/01 

2012/09/30 1,3 

5/B 

Socio Economic 

80 Development & 
Housing 

Communitv and social 
Libraries services 

INV1310 

3010135100001 

1 X Boekrak • MHFT CRR 

2012/09/01 

2012/09/30 1 

S/B 

Socio Economic 

81 Developments! 
Housing 

L'braries Communitv aod social 

INV1311 

3010035100001 

1 X Liaseerkablnet - Vermaakllkheld CRR 

2012/09/01 

2012/09/30 3 

S/B 

Socio Economic 

82 Developments! 
Housing 

Communitv and social 
Libraries services 

INV1312 

3010065100003 

IXDalwaaier CRR 

2012/09/01 

2012/09/30 1 

G/M 

Socio Economic 

83 Development S! 
Housing 

Communitv and social 
Libraries services 

INV1313 

3010065100001 

4X8 sitplek bankles CRR 

2012/09/01 

2012/09/30 1 

G/M 

Socio Economic 

84 Development S! 
Housing 

Communitv and social 
Libraries services 

INV1314 

3010065100001 

SXTafels CRR 

2012/09/01 

2012/09/30 1 

G/M 

Corporate Services, 
HR 8! IT 

Communitv and social 
Property Management services 

INV1256 

3050055100001 

1 X Trollies - AlbertIniaS/saal CRR 

2012/10/01 

2012/10/31 2 

A/B 

Corporate Services, 
HRSilT 

Communitv and social 
Property Management services 

INV1258 

3050155100001 

1 X Trollies -Theronsville G/saal CRR 

2012/10/01 

2012/10/31 2 

A/B 

Corporate Services, 
HR 8! IT 

Communitv and social 
Property Management services 

INV1259 

3050155100001 

IXTrollle mop met emmer- Theronsville G/saal CRR 

2012/09/01 

2012/09/30 2 

A/B 

Corporate Services, 
HRSi IT 

Communitv and social 
Property Management services 

INV1260 

3050245100001 

22 L Mikrogolfoond - Stadsaal CRR 

2012/09/01 

2012/09/30 5 

H/B 

Corporate Services, 
HRS! IT 

Communitv and social 
Property Management services 

INV1261 

3050245100001 

100 X Plastlekstoele - Stadsaal CRR 

2012/10/01 

2012/10/31 5 

H/B 

Corporate Services, 
HRSilT 

Communitv and social 
Property Management services 

INV1262 

3050245100001 

20 X Staaltafels - Stadsaal CRR 

2012/10/01 

2012/10/31 5 

H/B 

Corporate Services, 
HR 8! IT 

Communitv and social 
Property Management services 

INV1263 

3050045100001 

22 L Mikrogolfoond - Dulvenhoks CRR 

2012/09/01 

2012/09/30 4 

H/B 

Corporate Services, 
HRSilT 

Communitv and social 
Property Management services 

INV1264 

3050045100001 

10 X Staaltafels - Dulvenhoks CRR 

2012/10/01 

2012/10/31 4 

H/B 

Corporate Services, 
HR 8, IT 

Communitv and social 
Property Management services 

INV1265 

3050045100001 

100 X Plastlekstoele - Dulvenhoks CRR 

2012/10/01 

2012/10/31 4 

H/B 

Corporate Services, 
HRSilT 

Communitv and social 
Property Management services 

INV1266 

3050035100001 

1 X Stofsuler • Stadsaal CRR 

2012/09/01 

2012/09/30 3 

S/B 

Corporate Services, 
HR Si IT 

Communitv and social 
Property Management services 

INV1267 

3050035100001 

22 L Mikrogolfoond - Stadsaal CRR 

2012/09/01 

2012/09/30 3 

S/B 

Corporate Services, 
HRSilT 

Communitv and social 

Property Management 

® services 

INV1268 

3050135100001 

Tea Trolley 3 tier - Saal MHFT CRR 

2012/09/01 

2012/09/30 1 

S/B 

Streets, Stormwater, 

Parks 8i Resorts 

Communitv and social 
Cemeteries services 

7.5.1 

3070055103095 

Extention of Cemeteries - Albertinia CRR 

2012/09/01 

2012/10/31 2 

A/B 

Streets, Stormwater, 
Parks El Resorts 

Communitv and social 
Cemeteries services 

7.5.2 

3070025103100 

Extention of Cemeteries - Riversdal CRR 

2012/10/01 

2012/11/30 6,7,8 

R/D 

gg Streets, Stormwater, 
Parks 8i Resorts 

Communitv and social 
Cemeteries services 

7.5.3 

3070025202360 

Erection of Wall of Rememberance - Meurantpark External Loan 

2012/12/01 

2012/12/31 6,7,8 

R/D 

Legal Services Ei 
100 ® . 

Protection Services 

Tratfc Public safety 

15,4.1 

4010025102340 

Paving of Testing course CRR 

2013/03/01 

2013/04/30 H/Q 

R/D 

Legal Services Ei 
Protection Services 

Traffic Public safety 

17.1.2 

4010025103105 

Sedan motor - Public Safety CRR 

2012/09/01 

2012/12/01 H/Q 

R/D 

Legal Services Si 
102 ® 

Protection Services 

Traffic Public safety 

INV1315 

4010025100001 

4 X Besoekerstoele • Toetsstasle CRR 

2012/08/15 

2012/10/15 H/Q 

R/D 

Legal Services 8i 
Protection Services 

Traffic Public safety 

INV1316 

4010025100001 

1 X lessenaar - Motorregistrasie CRR 

2012/08/15 

2012/10/15 H/Q 

R/D 

Legal Services Ei 
104 

Protection Services 

Traffic Public safety 

INV1317 

4010025100001 

1 X Liaseerkablnet - Motorregistrasie CRR 

2012/08/15 

2012/10/15 H/Q 

R/D 

jpg Legal Services Ei 
Protection Services 

Traffic Public safety 

INV1318 

4010025100001 

2 X Kantoorstoele • Motorregistrasles CRR 

2012/08/15 

2012/10/15 H/Q 

R/D 

Legal Services Si 
106 ® 

Protection Services 

Disaster Management Public safety 

16.6.25 

4050105103110 

Wood Chipper- Fire Breaks CRR 

2012/07/30 

2012/09/30 H/Q 

H/Q 

jpj Legal Services 8i 
Protection Services 

Disaster Management Public safety 

INV1320 

4050025100002 

Brandkrane CRR 

2012/07/30 

2013/05/01 H/Q 

H/Q 

Legal Services Ei 
108 ® . 

Protection Services 

Disaster Management Public safety 

INV1321 

4050025100002 

Brandblustoerusting CRR 

2012/08/15 

2012/10/15 H/Q 

H/Q 

jpg Legal Services Ei 
Protection Services 

Disaster Management Public safety 

INV1322 

4050025100002 

Brandslange CRR 

2012/08/15 

2012/10/15 H/Q 

H/Q 

Streets, Stormwater, 

110 

Parks El Resorts 

Parks & Resorts Sport and recreation 

10.2 

4510026102816 

Development of Parks Si Recreation Facilities CRR 

2012/10/01 

2012/11/30 H/Q 

H/Q 

Water, Sewerage, 
111 Sanitation, Electro- 
Mechanical Services 

Fleet management Sport and recreation 

16,4.2 

4510046102405 

Kudu Lawn mower - Parks CRR 

2012/10/01 

2012/10/31 4,5 

H/B 

Water, Sewerage, 
112 Sanitation, Electro- 
Mechanical Services 

Fleet management Sport and recreation 

16.4.4 

4510026102380 

Kudu Lawn mower - Parks CRR 

2012/10/01 

2012/10/31 6,7,8 

R/D 

Water, Sewerage, 
113 Sanitation, Electro- 
Mechanical Services 

1 Fleet management Sport and recreation 

INV1328 

4510045100002 

Randsnyers • Parke CRR 

2012/10/01 

2012/10/31 4,5 

H/B 


2000 

2000 


5000 

7500 


100000 150000 


25000 25000 


2012/2013 2013/2014 2014/2015 


3850.00 3850 


6000.00 6000 


1560.00 1560 


770.00 770 


3750.00 3750 


3390.00 3390 


2000.00 

2000.00 


1500.00 1500 


5000.00 

7500.00 


690.00 690 


4000.00 4000 


5000.00 5000 


690.00 

1470.00 


250000.00 250000 


250000.00 250000 


60000.00 60000 


200000.00 200000 


2500.00 2500 


3500.00 3500 


1550.00 1550 


2500.00 2500 


260000.00 260000 


22000.00 22000 


12000.00 12000 


10000.00 10000 


50000.00 50000 


50000.00 50000 


50000.00 50000 


6500.00 6500 


6000 

7500 
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Capital projects for the 2012/13 financial year 


Sub-Directorate [R] 

GFS Classification (R] 


Project name [R] 



September 2012 October 2012 

November20l2 

December 2012 January 2013 

February 2013 March 2013 

April 2013 

May 2013 June 2013 

Total 

2012/2013 2013/2014 2014/2015 

Water, Sewerage, 
114 Sanitation, Electro- 
Mechanical Services 

Fleet management 

Sport and recreation 

INV1331 

4510025100002 

Randsnyers • Parke 

CRR 

2012/10/01 

2012/10/31 6,7,8 

R/D 




6500 









6500.00 

6500 

6800 

6800 


Water, Sewerage, 
115 Sanitation, Electro- 
Mechanical Services 

Fleet management 

Sport and recreation 

INV1334 

4510035100002 

Randsnyers • Parke 

CRR 

2012/10/01 

2012/10/31 1,3 

5/B 




13000 









13000.00 

13000 

13600 

13600 


Streets, Stormwater, 
Parks S Resorts 

sport Clubs 

Sport and recreation 

7.1.5 

453005103125 

Upgrading of Sport Fields - Albertinia 

CRR 

2012/07/01 

2012/09/30 2 

A/B 

50000 

50000 

50000 










150000.00 

150000 




Streets, Stormwater, 

Parks S Resorts 

Swimming Pools 

Sport and recreation 

15.1.1,2 

4550025103135 

Construction of chloor storeroom swimming pool 

CRR 

2012/10/01 

2012/11/30 7 

R/D 




50000 

100000 








150000.00 

150000 




Streets, Stormwater, 

Parks ii Resorts 

Camping Sites 

Sport and recreation 

15.1.4.1 

4570236102806 

Melamine Cupboards 

CRR 

2012/11/01 

2012/11/30 3 

J/F 





30000 








30000.00 

30000 




Streets, Stormwater, 
119 

Parks fi Resorts 

Camping Sites 

Sport and recreation 

15.1.4.2 

4570235102759 

Building of store room 

CRR 

2012/10/01 

2012/11/30 3 

J/F 




50000 

100000 








150000.00 

150000 




Streets, Stormwater, 
Parks S Resorts 

Camping Sites 

Sport and recreation 

15.1,5.1 

4570036102900 

Upgrading of camp • replace roofs 

CRR 

2012/09/01 

2012/11/30 1 

S/B 



50000 

50000 

20000 








120000.00 

120000 

100000 

100000 


Streets, Stormwater, 

Parks S Resorts 

Camping Sites 

Sport and recreation 

15.1.6.1 

4570035103140 

Rebuilding of streets & provision of stormwater - Preekstoel 

CRR 

2012/09/01 

2012/11/30 1 

S/B 



50000 

50000 

20000 








120000.00 

120000 

120000 

120000 


Streets, Stormwater, 

Parks El Resorts 

Camping Sites 

Sport and recreation 

15.1.7.1 

4570065103145 

Security Gate at Entrance 

CRR 

2012/10/01 

2012/11/30 1 

G/M 




20000 

30000 








50000.00 

50000 




Water, Sewerage, 
123 Sanitation, Electro- 
Mechanical Services 

Streets, Stormwater, 
114 

Parks El Resorts 

Fleet management 

Camping Sites 

Sport and recreation 

Sport and recreation 

17.3.21 

INV1270 

4570235103150 

4570235100001 

LDV • CampiFT 

2 Plaatstofies 

CRR 

CRR 

2012/11/01 

2012/10/01 

2012/11/30 3 

2012/10/31 3 

J/F 

J/F 




5000 

220000 








220000.00 

5000.00 

220000 

5000 




Streets, Stormwater, 
Parks El Resorts 

Streets, Stormwater, 
126 , . 

Parks El Resorts 

Camping Sites 

Camping Sites 

Sport and recreation 

Sport and recreation 

INV1271 

INV1272 

4570235100001 

4570235100001 

Tafels El Stoele 

Beddens & Matrasse 

CRR 

CRR 

2012/11/01 

2012/11/01 

2012/11/30 3 

2012/11/30 3 

J/F 

J/F 





5500 

7000 








5500.00 

7000.00 

5500 

7000 




Streets, Stormwater, 

Parks El Resorts 

Camping Sites 

Sport and recreation 

INV1273 

4570035100001 

Beddens & Matrasse 

CRR 

2012/11/01 

2012/11/30 1 

S/B 





14000 








14000.00 

14000 




Streets, Stormwater, 

128 

Parks El Resorts 

Camping Sites 

Sport and recreation 

INV1274 

4570135100001 

Beddens & Matrasse 

CRR 

2012/11/01 

2012/11/30 1 

S/B 





18000 








18000.00 

18000 




Streets, Stormwater, 
Parks El Resorts 

Camping Sites 

Sport and recreation 

INV1275 

4570135100001 

Stowe 

CRR 

2012/10/01 

2012/10/31 1 

S/B 




4000 









4000.00 

4000 




Water, Sewerage, 
130 Sanitation, Electro- 
Mechanical Services 

Fleet management 

Sport and recreation 

INV1336 

4570235100002 

Randsnyer • Oord 

CRR 

2012/10/01 

2012/10/31 3 

J/F 




6500 









6500.00 

6500 




Water, Sewerage, 
131 Sanitation, Electro- 
Mechanical Services 

Sewerage Services 

management 

2.1,5 

5510035202375 

Sewerage Works Phase 2 (KwezI V3 Report) 

EWernal Loan 

2012/09/01 

2O13/0S/31 3 

5/B 



150000 

300000 

400000 

400000 

300000 

400000 

400000 

400000 

400000 


3150000.00 


3150000 



Water, Sewerage, 
132 Sanitation, Electro- 
Mechanical Services 

Sewerage Services 

management 

2.1.10 

5510026102456 

Sewerage pumps 

CRR 

2012/10/01 

2013/04/30 6,7,8 

R/D 




15000 



15000 



15000 



45000.00 

45000 


50000 


Water, Sewerage, 
133 Sanitation, Electro- 
Mechanical Services 

Sewerage Services 

management 

2.2.1 

5510026102905 

Upgrading of Pump station no 2 

CRR 

2012/11/01 

2012/12/31 6 

R/D 





25000 

75000 







100000.00 

100000 

25000 



Water, Sewerage, 

134 Sanitation, Electro- 
Mechanical Services 

Water, Sewerage, 

135 Sanitation, Electro- 
Mechanical Services 

Sewerage Services 

Sewerage Services 

management 

management 

2.2,2 

2.2.4 

5510025103160 

5510035103170 

Flow meter - Sewerage - Green Drop 

Testing apparatus Sewrage works Green Drop 

CRR 

CRR 

2012/11/01 

2012/10/01 

2012/11/30 6 

2012/10/31 3 

R/D 

5/B 




60000 

35000 








35000.00 

60000.00 

35000 

60000 




Water, Sewerage, 
136 Sanitation, Electro- 
Mechanical Services 

Sewerage Services 

management 

2.2.10 

5510036102915 

Upgrading • pump station - No 4 - Green Drop 

CRR 

2012/11/01 

2012/12/31 3 

S/B 





200000 

200000 







400000.00 

400000 

400000 



Water, Sewerage, 
137 Sanitation, Electro- 
Mechanical Services 

Sewerage Services 

management 

2.2.11 

5510036102920 

Upgrading • pump station - No 7 - Green Drop 

CRR 

2012/11/01 

2012/11/30 3 

S/B 





60000 








60000.00 

60000 




Water, Sewerage, 
138 Sanitation, Electro- 
Mechanical Services 

Sewerage Services 

management 

2.2.12 

5510036102925 

Upgrading • pump station - No 8 - Green Drop 

CRR 

2012/11/01 

2012/11/30 3 

S/B 





60000 








60000.00 

60000 


50000 


Water, Sewerage, 
139 Sanitation, Electro- 
Mechanical Services 

Sewerage Services 

management 

2.3.1 

5510046102465 

Reserve sewerage pump 

CRR 

2012/11/01 

2013/04/30 S 

H/B 





30000 





30000 



60000.00 

60000 

80000 



Water, Sewerage, 
140 Sanitation, Electro- 
Mechanical Services 

Sewerage Services 

management 

2.3.2 

5510026102455 

Reserve sewerage pump 

CRR 

1 

2012/10/01 

2013/03/31 6,7,8 

R/D 




35000 





35000 




70000.00 

70000 

80000 
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Capital projects for the 2012/13 financial year 


Sub-Directorate [R] 

GFS Classification (R] 


Project name [R] 

Fun.iir,,j PlannedStart Planned Ward (R1 Area (Rl 1 

source |RI DatefR] Comoletion Date 1 



September 2012 October 2012 

November20l2 

December 2012 January 2013 

February 2013 March 2013 

April 2013 

May 2013 June 2013 

Total 

2012/2013 2013/2014 2014/2015 

Water, Sewerage, 
141 Sanitation, Electro- 
Mechanical Services 

Sewerage Services 

management 

2,4.1 

5510025302365 

Upgrading of Sewerage Works 

MIG 

2013/04/01 

2013/06/30 6,7,8 

R\D 

1 









329307 

320000 

320000 

969307.00 


969307 

4000000 


Water, Sewerage, 
142 Sanitation, Electro- 
Mechanical Services 

Fleet management 

management 

17.4.4 

5510065103200 

Suction tanker - Sewerage 

CRR 

2013/02/01 

2013/02/28 1 

G/M 

1 







710000 





710000.00 

710000 




Water, Sewerage, 
143 Sanitation, Electro- 
Mechanical Services 

Sewerage Services 

management 

INV1250 

5510055100002 

Rioolrods 

CRR 

2012/11/01 

2012/11/30 2 

A/B 





2500 








2500.00 

2500 

3000 

3000 


Water, Sewerage, 
144 Sanitation, Electro- 
Mechanical Services 

Sewerage Services 

management 

INV1251 

5510025100002 

Rioolrods 

CRR 

2012/11/01 

2012/11/30 6,7,8 

R/D 





5000 








5000.00 

5000 

5000 

5500 


Water, Sewerage, 
145 Sanitation, Electro- 
Mechanical Services 

Sewerage Services 

management 

INV1252 

5510035100002 

Rioolrods 

CRR 

2012/11/01 

2012/11/30 1,3 

S/B 





5000 








5000.00 

5000 

5000 

5500 


Water, Sewerage, 
146 Sanitation, Electro- 
Mechanical Services 

Sewerage Services 

management 

INV1253 

5510075100002 

Rioolrods 

CRR 

2012/11/01 

2012/11/30 4 

S/R 





3500 








3500.00 

3500 

3500 

3800 


Water, Sewerage, 
147 Sanitation, Electro- 
Mechanical Services 

Fleet management 

management 

INV1335 

5510035100002 

1X8HP Trash Pump3- Riool 

CRR 

2013/01/01 

2013/01/31 1,3 

S/B 







10000 






10000.00 

10000 




Streets, Stormwater, 
Parks S Resorts 

Streets Si Stormwater 
(Pubiic Works) 

Road Transport 

6. 1.1.1 

6010056202710 

Rebuilding of Existing streets - Albertinia (24 786m) 

External Loan 

2013/05/01 

2013/06/30 2 

A/B 











600000 

200000 

800000.00 


800000 

850000 

850000 

Streets, Stormwater, 
149 , , 

Parks S Resorts 

Streets S Stormwater 
(Pubiic Works) 

Road Transport 

6. 1.1,2 

6010046202330 

Rebuilding of Existing streets - Heidelberg (31 679m) 

External Loan 

2013/01/01 

2013/02/28 4,5 

H/B 

i 

1 






200000 

600000 





800000.00 


800000 

850000 

850000 

Streets, Stormwater, 

Parks fi Resorts 

Streets S Stormwater 
(Pubiic Works) 

Road Transport 

6.1.1.3 

6010026202310 

Rebuilding of Existing streets - Riversdal (55 904m) 

External Loan 

2013/02/01 

2013/03/31 6,7,8 

R/D 

i 







200000 

600000 




800000.00 


800000 

850000 

850000 

Streets, Stormwater, 
151 

Parks fi Resorts 

Streets 8i Stormwater 
(Pubiic Works) 

Road Transport 

6.1. 1.5 

6010036102B39 

Rebuilding of Existing streets - Jongensfontein (10 704m) 

CRR 

2013/02/01 

2013/04/30 3 

i/F 








150000 

150000 

150000 



450000.00 

450000 

500000 

500000 


Streets, Stormwater, 
Parks S Resorts 

Streets 8i Stormwater 
(Pubiic Works) 

Road Transport 

6. 1.1.7 

6010036202715 

Rebuilding of Existing streets - Stilbaai (66 007m) 

External Loan 

2013/03/01 

2013/04/30 1,3 

S/B 









200000 

600000 



800000.00 


800000 

850000 

850000 

Streets, Stormwater, 
153 , . 

Parks S Resorts 

Streets S Stormwater 
(Pubiic Works) 

Road Transport 

6. 1.2.1 

6010056202720 

Resealing of Streets - Albertinia (24 786m) 

External Loan 

2013/02/01 

2013/03/31 2 

A/B 

1 







250000 

350000 




600000.00 


600000 

600000 

600000 

Streets, Stormwater, 

Parks fi Resorts 

Streets S Stormwater 
(Pubiic Works) 

Road Transport 

6.1.2. 2 

6010046202335 

ResealIng of Streets - Heidelberg (31 679m) 

External Loan 

2013/01/01 

2013/02/28 4,5 

H/B 

1 






300000 

400000 





700000.00 


700000 

850000 

850000 

Streets, Stormwater, 
155 

Parks fi Resorts 

Streets Si Stormwater 
(Pubiic Works) 

Road Transport 

6.1.2.3 

6010026202315 

ResealIng of Streets - Riversdal (55 904m) 

External Loan 

2013/03/01 

2013/04/30 6,7,8 

R/D 

i 








350000 

450000 



800000.00 


800000 

850000 

850000 

Streets, Stormwater, 
Parks S Resorts 

Streets 8i Stormwater 
(Pubiic Works) 

Road Transport 

6. 1,2.4 

6010036202325 

Resealing of Streets - Stilbaai (66 007m) 

External Loan 

2013/05/01 

2013/06/30 1,3 

S/B 











400000 

300000 

700000.00 


700000 

850000 

850000 

Streets, Stormwater, 
157 , . 

Parks S Resorts 

Streets S Stormwater 
(Pubiic Works) 

Road Transport 

6. 1.3.1 

6010055202310 

New Paved Streets • Albertinia (4 300m) 

External Loan 

2013/04/01 

2013/05/31 2 

A/B 










500000 

500000 


1000000.00 


1000000 


1000000 

jgg Streets, Stormwater, 
Parks El Resorts 

Streets S Stormwater 
(Pubiic Works) 

Road Transport 

6.1.3.3 

6010025202300 

New Paved Streets • Riversdal (3 700m) 

External Loan 

2013/02/01 

2013/03/31 6,7,8 

R/D 








500000 

500000 




1000000.00 


1000000 


1000000 

Streets, Stormwater, 
159 

Parks El Resorts 

Streets 8i Stormwater 
(Pubiic Works) 

Road Transport 

6.1.4 

6010056102930 

Reseal main road 338/337 Albertinia - PGWC 

CRR 

2013/04/01 

2013/04/30 2 

A/B 

' 









45250 



45250.00 

45250 




Streets, Stormwater, 

160 

Parks El Resorts 

Streets 8i Stormwater 
(Pubiic Works) 

Road Transport 

6.1.5 

6010026102824 

Reseal of gravel roads in Garcia 

CRR 

2013/04/01 

2013/04/30 7 

R/D 

1 









150000 



150000.00 

150000 

150000 

150000 


Streets, Stormwater, 
161 , . 

Parks El Resorts 

Streets S Stormwater 
(Pubiic Works) 

Road Transport 

6.1.6 

6010026102485 

Street Name Signage for Towns - LED 

— 

CRR 

2012/10/01 

2012/11/30 H/Q 

H/Q 




20000 

20000 








40000.00 

40000 

40000 

20000 


Streets, Stormwater, 

Parks El Resorts 

Streets Si Stormwater 
(Pubiic Works) 

Road Transport 

6.1.7 

6010025102B30 

Construction of Speed Bumps 

CRR 

2013/01/01 

2012/05/31 H/Q 

H/Q 







20000 

20000 

20000 

20000 

20000 


100000.00 

100000 

100000 

100000 


Streets, Stormwater, 
163 

Parks El Resorts 

Streets 8i Stormwater 
(Pubiic Works) 

Road Transport 

6.2.1 

6010056400050 

Reseal main road 338/337 Albertinia - PGWCf**) 

v» 

2013/04/01 

2013/04/30 2 

A\B 










181000 



181000.00 

181000 




Streets, Stormwater, 
Parks El Resorts 

Streets 8i Stormwater 
(Pubiic Works) 

Road Transport 

6.5.1 

6010035202390 

Stormwater Provision - Main Road East Stilbaai 

External Loan 

2012/08/01 

2012/09/30 1 

S/B 


250000 

250000 










500000.00 


500000 

500000 


Streets, Stormwater, 
165 , . 

Parks El Resorts 

Streets 8i Stormwater 
(Pubiic Works) 

Road Transport 

6.5.2. 1 

6010055103205 

Stormwater Ei Kerbing • Albertinia 

CRR 

2012/08/01 

2012/09/30 2 

A/B 


80000 

80000 










160000.00 

160000 

350000 

200000 


jgg Streets, Stormwater, 
Parks El Resorts 

Streets 8i Stormwater 
(Pubiic Works) 

Road Transport 

6.5.2. 2 

6010045103210 

Stormwater Ei Kerbing • Heidelberg 

CRR 

2012/08/01 

2012/09/30 4 

H/B 

1 

120000 

120000 










240000.00 

240000 

350000 

200000 


Streets, Stormwater, 
167 

Parks & Resorts 

Streets 8i Stormwater 
(Pubiic Works) 

Road Transport 

6.5.2.3 

6010145103215 

Stormwater Ei Kerbing • Witsand 

CRR 

1 

2013/01/01 

2013/01/31 4 

W/S 







100000 






100000.00 

100000 

150000 

200000 


^gg Streets, Stormwater, 
Parks El Resorts 

Streets 8i Stormwater 
(Pubiic Works) 

Road Transport 

6.5.2.4 

6010025103220 

Stormwater Ei Kerbing • Riversdal 

CRR 

2012/08/01 

2012/09/30 6,7,8 

R/D 



115000 

115000 










230000.00 

230000 

450000 

200000 


Streets, Stormwater, 
169 , . 

Parks El Resorts 

Streets Si Stormwater 
(Pubiic Works) 

Road Transport 

6.5.2.6 

6010035103230 

Stormwater Ei Kerbing • Jongensfontein 

CRR 

2013/04/01 

2013/04/30 3 

J/F 

j 









100000 



100000.00 

100000 

150000 

200000 


Streets, Stormwater, 

Parks El Resorts 

Streets 8i Stormwater 
(Pubiic Works) 

Road Transport 

6.5.2.7 

6010035103235 

Stormwater Ei Kerbing • Melkhoutfontein 

CRR 

2013/04/01 

2013/04/30 1 

S/B 

1 









100000 



100000.00 

; 100000 

150000 

200000 
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Capital projects for the 2012/13 financial year 


Sub-Directorate [R] 

GFS Classification (R] 


Project name [R] 

Fundi nj; Planned Start 

source |R| Date|R] 

"■™‘' W„dlRl A^IRI 

Completion Date 





November2012 

December 2012 

January 2013 

February 2013 March 2013 

April 2013 

May 2013 June 2013 

Total 

2012/2013 2013/2014 2014/2015 

Water, Sewerage, 
199 Sanitation, Electro- 
Mechanical Services 

Water 

w..„ 

3.2,7 

6510036102813 

Reserve water pump - MHFT 

CRR 

2012/10/01 

2012/10/31 1 

S/B 





25000 









25000.00 

25000 


50000 


Water, Sewerage, 
200 Sanitation, Electro- 
Mechanical Services 

Water 

w..„ 

3.2,9 

6510036102935 

Pipes & Pumps - Olienhoutfontein 

CRR 

2012/11/01 

2012/12/31 1 

S/B 





50000 

60000 







110000.00 

110000 

50000 



Water, Sewerage, 
201 Sanitation, Electro- 
Mechanical Services 

Water 

w..„ 

3.2,10 

6510036102940 

Replace old water network 

CRR 

2012/09/01 

2013/02/28 1 

S/B 



75000 

100000 

100000 

100000 

100000 

25000 





500000.00 

500000 

500000 

250000 


Water, Sewerage, 
202 Sanitation, Electro- 
Mechanical Services 

Water 

w.„ 

3.2,11 

6510036102945 

Replace old air valves 

CRR 

2012/11/01 

2012/11/30 3 

S/B 





50000 








50000.00 

50000 

50000 

50000 


Water, Sewerage, 
203 Sanitation, Electro- 
Mechanical Services 

Water 

w..„ 

3.2,12 

6510036102950 

Upgrading of water network/Water Pressure 

CRR 

2012/10/01 

2012/11/30 3 

J/F 




50000 

100000 








150000.00 

150000 

150000 

150000 


Water, Sewerage, 
204 Sanitation, Electro- 
Mechanical Services 

Water 

w.„ 

3.2,13 

6510036102809 


CRR 

2012/09/01 

2012/09/30 3 

J/F 



30000 










30000.00 

30000 


30000 


Water, Sewerage, 
205 Sanitation, Electro- 
Mechanical Services 

Water 

w..„ 

3.2,14 

6510026202730 

Replace low pressure water line 

External Loan 

2012/10/01 

2013/02/28 6,7,8 

R/D 




50000 

150000 

100000 

100000 

100000 





500000.00 


500000 

500000 

500000 

Water, Sewerage, 
206 Sanitation, Electro- 
Mechanical Services 

Water 

w..„ 

3.3.2 

6510056102630 

Reserve borehole pumps 

CRR 

2012/11/01 

2013/03/31 2 

A/B 





30000 




35000 




65000.00 

65000 

65000 

70000 


Water, Sewerage, 
207 Sanitation, Electro- 
Mechanical Services 

Water 

w..„ 

3.3.5 

6510146102645 

Reserve borehole pumps 

CRR 

2012/10/01 

2013/02/28 4 

W/S 




16000 




16000 





32000.00 

32000 

35000 

40000 


Water, Sewerage, 
208 Sanitation, Electro- 
Mechanical Services 

Water 

w.„ 

3.3.7 

6510026102960 

Replacing water valves - Morestond 

CRR 

2012/12/01 

2013/01/31 8 

R/D 






20000 

20000 






40000.00 

40000 

25000 



Water, Sewerage, 
209 Sanitation, Electro- 
Mechanical Services 

Water 

w..„ 

3.3.8 

6510026102965 

Replacing Irrigation Channel • Lang Street 

CRR 

2012/11/01 

2012/12/31 7 

R/D 





15000 

20000 







35000.00 

35000 

20000 

10000 


Water, Sewerage, 
210 Sanitation, Electro- 
Mechanical Services 

Water 

w.„ 

3.4.2 

6510026202735 

Upgrading of sand filter • waterworks 

External Loan 

2012/12/01 

2013/01/31 6,7,8 

R/D 






150000 

150000 






300000.00 


300000 

100000 


Water, Sewerage, 
211 Sanitation, Electro- 
Mechanical Services 

Water 

w..„ 

3.7.1 

6510055302366 

New reservoir Albertinia 

MIG 

2012/10/01 

2013/05/31 2 

A\B 




200000 

550000 

550000 

550000 

550000 

550000 

550000 

413243 


3913243.00 


3913243 

535000 


Water, Sewerage, 
212 Sanitation, Electro- 
Mechanical Services 

Water 

w.„ 

3.7.2 

6510045302356 

New reservoir Heidelbei^ 

MIG 

2012/10/01 

2013/05/31 4,5 

H\B 




150000 

450000 

550000 

550000 

550000 

550000 

550000 

355000 


3705000.00 


3705000 



Water, Sewerage, 
213 Sanitation, Electro- 
Mechanical Services 

Fleet martagement 

w..„ 

17.3.16 

6510035103350 

LDV- Water 

CRR 

2012/11/01 

2012/11/30 1,3 

S/B 





220000 








220000.00 

220000 




Water, Sewerage, 
214 Sanitation, Electro- 
Mechanical Services 

Fleet martagement 

w.„ 

17.3.25 

6510025103355 

Water Tanker Truck • water 

CRR 

2013/01/01 

2013/01/31 H/Q 

H/Q 







750000 






750000.00 

750000 




Water, Sewerage, 
215 Sanitation, Electro- 
Mechanical Services 

Fleet management 

w..„ 

INV1324 

6510055100002 

Kettingsaag - Water / Parke 

CRR 

2012/10/01 

2012/10/31 2 

A/B 




6000 









6000.00 

6000 


6500 


Water, Sewerage, 
216 Sanitation, Electro- 
Mechanical Services 

Fleet management 

w.„ 

INV1325 

6510055100002 

Randsnyers - Water / Parke /Parke 

CRR 

2012/10/01 

2012/10/31 2 

A/B 




6500 









6500.00 

6500 

6800 

6800 


Water, Sewerage, 
217 Sanitation, Electro- 
Mechanical Services 

Water 

w..„ 

INV1333 

6510025100002 

1 X Elektrlese Boor 1600w • Water 

CRR 

2012/10/01 

2012/10/31 6,7,8 

R/D 




2500 









2500.00 

2500 




Water, Sewerage, 
218 Sanitation, Electro- 
Mechanical Services 

Electricity 

Electricity 

4.1.1 

7010046202740 

Upgrading 11 KV Main sub-station • Fleldelbei^ 

External Loan 

2013/01/01 

2013/03/31 5 

H/B 







50000 

225000 

225000 




500000.00 


500000 

500000 

500000 

Water, Sewerage, 
219 Sanitation, Electro- 
Mechanical Services 

Electricity 

Electricity 

4.1,2 

7010146102970 

Upgrading 11 KV Main sub-station • Witsand 

CRR 

2013/01/01 

2013/02/28 4 

W/S 







75000 

175000 





250000.00 

250000 

250000 

250000 


Water, Sewerage, 
220 Sanitation, Electro- 
Mechanical Services 

Electricity 

Electricity 

4.1.3 

7010026202700 

Upgrading 11 KV Main sub-station • RIversdal 

External Loan 

2012/12/01 

2013/02/28 6,7,8 

R/D 






50000 

250000 

200000 





500000.00 


500000 

500000 

500000 

Water, Sewerage, 
221 Sanitation, Electro- 
Mechanical Services 

Electricity 

Electricity 

4.1.4 

7010036102975 

Installation of 66/11 KV Main sub-station - Stilbaai 

CRR 

2013/04/01 

2013/05/31 1 

S/B 










100000 

100000 


200000.00 

200000 




Water, Sewerage, 
222 Sanitation, Electro- 
Mechanical Services 

Electricity 

Electricity 

4.1.5 

7010066202745 

Upgrading 11 KV Main sub-station • Gourltsmond 

External Loan 

2012/11/01 

2013/02/28 1 

G/M 





50000 

100000 

200000 

200000 





550000.00 


550000 
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Capital projects for the 2012/13 financial year 


Sub-Directorate [R] 

GFS Classification (R] 


Project name [R] 

Fundi nj; Planned Start 

source |R| DateIR] 

"■™‘' W.,dlRl A,.I,IR| 

Completion Date 





November20l2 

December 2012 

January 2013 

February 2013 March 2013 

April 2013 

May 2013 June 2013 

Total 

2012/2013 2013/2014 2014/2015 

Water, Sewerage, 
223 Sanitation, Electro- 
Mechanical Services 

Electricity 

Electricity 

4.2.1 

7010056102744 

Upgrading of sub-stations - Station Road / Theronsville 

CRR 

2013/01/01 

2013/02/28 2 

A/B 








150000 

150000 





300000.00 

300000 

300000 

300000 


Water, Sewerage, 
224 Sanitation, Electro- 
Mechanical Services 

Electricity 

Electricity 

4.2.2 

7010046102766 

Upgrading of sub-stations - Heidelberg 

CRR 

2012/12/01 

2013/01/31 5 

H/B 






150000 

150000 






300000.00 

300000 

300000 

300000 


Water, Sewerage, 
225 Sanitation, Electro- 
Mechanical Services 

Electricity 

Electricity 

4.2.3 

7010146102770 

Upgrading of sub-stations - Witsand 

CRR 

2012/12/01 

2013/01/31 4 

W/5 






150000 

150000 






300000.00 

300000 

300000 

300000 


Water, Sewerage, 
226 Sanitation, Electro- 
Mechanical Services 

Electricity 

Electricity 

4.2.4 

7010026102827 

Upgrading of sub-stations - RIversdal 

CRR 

2012/10/01 

2012/11/30 6,7,8 

R/D 




100000 

100000 








200000.00 

200000 

200000 

220000 


Water, Sewerage, 
227 Sanitation, Electro- 
Mechanical Services 

Electricity 

Electricity 

4.2.5 

7010036102665 

Upgrading of sub-stations - Stilbaai-West / Jongensfontein 

CRR 

2013/02/01 

2013/03/31 3 

S/B 








125000 

125000 




250000.00 

250000 




Water, Sewerage, 
228 Sanitation, Electro- 
Mechanical Services 

Electricity 

Electricity 

4.3.1 

7010046102743 

Replace meters - Heidelberg 

CRR 

2012/09/01 

2013/05/31 4 

H/B 



10000 


10000 


10000 


10000 


10000 


50000.00 

50000 

50000 



Water, Sewerage, 
229 Sanitation, Electro- 
Mechanical Services 

Electricity 

Electricity 

4.4.1 

7010056102980 

High tension distribution network upgrade - Albertinia 

CRR 

2012/11/01 

2013/01/31 2 

A/B 





50000 

150000 

150000 






350000.00 

350000 

350000 



Water, Sewerage, 
230 Sanitation, Electro- 
Mechanical Services 

Electricity 

Electricity 

4.4.2 

7010056102675 

Low tension conductors 

CRR 

2012/11/01 

2012/12/31 2 

A/B 





75000 

75000 







150000.00 

150000 

160000 

200000 


Water, Sewerage, 
231 Sanitation, Electro- 
Mechanical Services 

Electricity 

Electricity 

4.4.3 

7010046102823 

Upgrading of network - Heidelberg 

CRR 

2012/12/01 

2013/01/31 5 

H/B 






150000 

150000 






300000.00 

300000 

400000 

500000 


Water, Sewerage, 
232 Sanitation, Electro- 
Mechanical Services 

Electricity 

Electricity 

4.4.4 

7010146102746 

Upgrading of network - Witsand 

CRR 

2012/12/01 

2013/01/31 4 

W/5 






75000 

75000 






150000.00 

150000 

200000 

200000 


Water, Sewerage, 
233 Sanitation, Electro- 
Mechanical Services 

Electricity 

Electricity 

4.4.5 

7010026202750 

Upgrading of network - RIversdal 

External Loan 

2013/01/01 

2013/03/31 6,7,8 

R/D 







200000 

200000 

200000 




600000.00 


600000 

600000 

600000 

Water, Sewerage, 
234 Sanitation, Electro- 
Mechanical Services 

Electricity 

Electricity 

4.4.6 

7010036202755 

Upgrading of network - Stilbaal - West/East 

External Loan 

2013/01/01 

2013/03/31 1,3 

S/B 







200000 

200000 

200000 




600000.00 


600000 

700000 

700000 

Water, Sewerage, 
235 Sanitation, Electro- 
Mechanical Services 

Electricity 

Electricity 

4.4.7 

7010066102685 

Upgrading of network - Gouritsmond 

CRR 

2013/02/01 

2013/03/31 1 

G/M 








50000 

50000 




100000.00 

100000 

100000 

150000 


Water, Sewerage, 
236 Sanitation, Electro- 
Mechanical Services 

Electricity 

Electricity 

4.4.8 

7010045202400 

Electrification - 250 Sub Ekonomiese Huise - S/R 

External Loan 

2013/01/01 

2013/04/30 4 

S/R 







150000 

250000 

300000 

300000 



1000000.00 


1000000 



Water, Sewerage, 
237 Sanitation, Electro- 
Mechanical Services 

Electricity 

Electricity 

4.6,1 

7010045300325 

Electrification - 250 Sub Ekonomiese Huise - S/R 

DME 

2013/02/01 

2013/05/31 4 

S\R 








250000 

250000 

250000 

250000 


1000000.00 


1000000 

1000000 

1233600 

Water, Sewerage, 
238 Sanitation, Electro- 
Mechanical Services 

Electricity 

Electricity 

15.3.3 

7010025103360 

Building of Control room 8i toilets Electrical Store RIversdal 

CRR 

2013/02/01 

2013/03/31 6,7,8 

R/D 








100000 

100000 




200000.00 

200000 




Water, Sewerage, 
239 Sanitation, Electro- 
Mechanical Services 

Electricity 

Electricity 

INV1254 

7010055100002 

10 OOOv Megger 

CRR 

2012/10/01 

2012/10/31 2 

A/B 




13000 









13000.00 

13000 




Water, Sewerage, 
240 Sanitation, Electro- 
Mechanical Services 

Electricity 

Electricity 

INV1255 

7010025100002 

MeetToe rusting 

CRR 

2012/11/01 

2012/11/30 6,7,8 

R/D 





6200 








6200.00 

6200 

6500 



Water, Sewerage, 
241 Sanitation, Electro- 
Mechanical Services 

Fleet martagement 

Electricity 

INV1332 

7010025100002 

Gereedskap - Elektrles 

CRR 

2012/11/01 

2012/11/30 6,7,8 

R/D 





5000 








5000.00 

5000 




Water, Sewerage, 
242 Sanitation, Electro- 
Mechanical Services 

Electricity 

Electricity 

INV1339 

7010025100002 

Handradlo's - Elektries 

CRR 

2012/10/01 

2013/02/28 H/Q 

H/Q 




15000 




10000 





25000.00 

25000 

28000 

30000 


Water, Sewerage, 
243 Sanitation, Electro- 
Mechanical Services 

Electricity 

Electricity 

INV1341 

7010025100002 

Gereedskap - Meganies 

CRR 

2012/12/01 

2012/12/31 H/Q 

H/Q 






10000 







10000.00 

10000 

10000 

10000 
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PasE|I«/IS 


Revenue by Source for the 2012/13 financial year 


Line Item (200 chars) 

July 

August 

September 

October 

November 

December 

January 

February 

March 

April 

May 

June 


TOTAL 

Property rates 

51 363 127 

-50 000 

-385 000 

-40 710 

-70 000 

-60 000 

-10 000 

-60 000 

-60 000 

-168 252 

-60 000 

1462 622 


51861787 

Property rates - penalties & collection charges 

48 600 

48 600 

48 600 

48 600 

48 600 

48 600 

48 600 

48 600 

48 600 

48 600 

48 600 

48 600 


583200 

Service charges - electricity revenue 

7 899 182 

7 899 182 

7 899 182 

7 899 182 

7 899 182 

7 899 182 

7 899 182 

7 899 182 

7 899 182 

7 899 182 

7 899 182 

6 879 709 


93770711 

Service charges - water revenue 

1 883 175 

1 883 175 

1 883 175 

1 883 175 

1 883 175 

1 883 175 

1 883 175 

1 883 175 

1 883 175 

1 883 175 

1 883 175 

1 883 199 


22598124 

Service charges - sanitation revenue 

1424 497 

1424 497 

1424 497 

1424 497 

1424 497 

1424 497 

1424 497 

1424 497 

1424 497 

1424 497 

1 424 497 

1 424 498 


17093965 

Service charges - refuse revenue 

1 001 749 

1 001 749 

1 001 749 

1 001 749 

1 001 749 

1 001 749 

1 001 749 

1 001 749 

1 001 749 

1 001 749 

1 001 749 

1 001 734 


12020973 

Service charges - other 

455 800 

455 800 

455 800 

465 022 

465 022 

465 022 

465 022 

465 022 

465 020 

455 800 

455 800 

455 785 


5524915 

Rental of facilities and equipment 

337 127 

337 127 

337 127 

337 127 

337 127 

337 127 

337 127 

337 127 

337 127 

337 127 

337 127 

337 095 


4045492 

Interest earned - external investments 

335 000 

335 000 

335 000 

335 000 

335 000 

335 000 

335 000 

335 000 

335 000 

335 000 

335 000 

335 000 


4020000 

Interest earned - outstanding debtors 

64 167 

64 167 

64 167 

64 167 

64 167 

64 167 

64 167 

64 167 

64 167 

64 167 

64 167 

64 163 


770000 

Dividends received 












0 


0 

Fines 

208 309 

208 309 

208 309 

208 309 

208 309 

208 309 

208 309 

208 309 

208 309 

208 309 

208 309 

208 301 


2499700 

Licences and permits 

23 100 

23 100 

23 100 

23 100 

23 100 

23 100 

23 100 

23 100 

23 100 

23 100 

23 100 

23 100 


277200 

Agency services 

103 996 

103 996 

103 996 

103 996 

103 996 

103 996 

103 996 

103 996 

103 996 

103 996 

103 996 

103 994 


1247950 

Transfer receipts - operational 

16 829 454 

1 739 454 

1 957 954 

1 966 454 

1 739 454 

10 639 454 

1 739 454 

1 955 454 

6 912 454 

1 839 454 

1 739 454 

1 739 456 


50797950 

Other revenue 

219 441 

219 441 

219 441 

219 441 

219 441 

219 441 

219 441 

219 441 

219 441 

219 441 

219 441 

219 415 


2633266 

Gains on disposal of PPE 





500 000 





500 000 


0 


1000000 

Transfer receipts - capital 

1 184 148 

1 184 148 

1 184 148 

1 184 148 

1 184 148 

1 184 148 

1 184 148 

1 184 148 

1 342 920 

1 184 148 

1 184 148 

1 184 150 


14368550 

TOTAL 

R 83 380 872 

R 16 877 745 

R 16 761 245 

R 17 123 257 

R 17 366 967 

R 25 776 967 

R 16 926 967 

R 17 092 967 

R 22 208 737 

R 17 359 493 

R 16 867 745 

R 17 370 821 


R 285 113 783 
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